ST. GEORGE’S CHURCH, DUBLIN. 



ACCOUNTS 

Of the several Sums Expended by the Trustees of the Parish of St. George , 
in the County of Dublin , in Erecting, Furnishing- and Ornamenting the 
Parochial Church thereof, in each Year since the commencement of the 
Building- ; and of all Sums granted, borrowed or levied for those Purposes ; 
specifying the source from whence every such Grant, Loan and Lew was 
derived, and the Year in which each severally took place; together with the 
Amount of the outstanding Debt, and the Authority under which it was 
incurred, and the several periods when any part of the Loan or Loans has 
been liquidated ; and also, a Statement of the Amount of the original 
Estimate of the Building : 

Of the Number of Houses in the Parish of St. George which are subject to 
the Levy of Church Rates, and the greatest and least Amount of Church 
Rates, and of Minister’s-money, payable by each House, in the Years 1805, 
1810, 1815, and 1828, severally. 



Ordered, by The House of Commons, to be. Printed, 

23 January 1832. 



77 - 



Printed image digitised by the University of Southampton Library Digitisation Unit 



[ 2 ] 



ACCOUNTS of the several Sums Expended hy the Trustees of the 
Parish of St. George, in the County of Dublin. 



-( 10 - 

St. Georue’s Vestry- room, Dublin, 

5th December 1831. 

rpHE Answer of the Trustees appointed by Act of Parliament, for Building 
i St. George’s Church, to allegations contained in a Petition to the House of 

Commons, purporting to be from — Coyle, widow, on behalf of herself and 

other Parishioners of St. George’s Parish, County of Dublin : 

That the Trustees for building St. George’s Church boldly assert that said 
Petitioners well knew that the first part of said Petition relates to the acts of 
a Committee of the Parishioners, who ineffectually undertook to build a church in 
said parish, suited for one of the wealthiest parishes in the Irish metropolis, on 
the Estimate referred to in said Petition, but which Committee, after an expendi- 
ture to the amount of 11,116/. 45. lit/., abandoned, as impracticable to complete , 
and surrendered same to the Parishioners, who obtained an Act of Parliament, 
July 1806, appointing Trustees, (the predecessors of present Board); thus 
virtually abandoning said Estimate. Considering the above previous expenditure, 
and the Act of 1806 giving powers to borrow a sum of 14,000/., and said Act 
giving certain cess to be collected by Churchwardens, and not requiring Trustees 
to furnish at any periods accounts to the Parish (thereby placing a discretionary 
power by said Act in Trustees’ hands), the Trustees, adhering to the original 
scale for building said Church, (though the increasing prices of all materials 
having greatly enhanced the expense of said work during the period of the war), 
and endeavouring by public advertisements to obtain contracts on the cheapest 
terms for each specific work, and anxious to enable the Parishioners as soon as 
possible to derive the advantages of their Parish Church, did obtain from the 
Board of First Fruits an advance, at sundry times, of sums amounting to 10,000 /. 
late currency ; and expressly conditioned, however, that the lower part of said 
Church should be opened to the Parishioners at large, and not to become private 
property of any of said Parishioners ; the Trustees undertaking out of the Church 
Cess to repay by instalments ( without interest ) said advances. This money having 
been also expended, a Statement of all Receipts and Expenditures by the Trustees, 
including said transaction with the Board of First Fruits, was laid before a Com- 
mittee of the Parish, appointed at vestry duly summoned, and said Statement was 
widely distributed amongst the Parishioners, in a pamphlet published in 1813 ; and 
so sensible were the Parishioners at large of the attention paid to their interest by 
the Trustees, that the Parish required, on the recommendation of their Committee, 
that a second application should be made to Parliament, and a further sum ot 
8,500 /. Irish, raised by debentures, and an additional rate of cess imposed to 
discharge the engagements of the Trustees, and being then fully apprised that 
the amount advanced by Board of First Fruits formed part of said engagements ; 
which last-mentioned Act (1814) was accordingly obtained, and sued out by the 
Solicitor of the Parish. It could not be supposed the Parishioners would thus have 
obtained such additional powers for the Trustees, from Parliament, had they con- 
sidered that the scale of the Church was beyond what was suited to such a populous 
and wealthy parish, or that the Trustees had in any way theretofore exceeded the 
discretionary power entrusted to them, or in any way forfeited the confidence and 
gratitude of their fellow Parishioners, for a gratuitous devotion of their time in 
erecting the handsomest Parish Church in the Irish metropolis, on the very scale 
and architectural ornaments previously approved of by the Parishioners themselves, 
through their original Committee, to whom they referred the selection of apian, 
and from which plan the Trustees had no power to deviate, the building having 

been 
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ST. GEORGE’S CHURCH, DUBLIN. 3 

. Dart proceeded on, the walls then raised to gallery windows : and it may 

? e ' Twrved that a free church having been lately opened by voluntary subscrip- 
tion within this Parish, evinces that the said Parish Church was not on too large 

2 The allegation relative to proceedings had against Alexander Campbell, one of 
the petitioners, at the instance of the Rector, llev Wm. Bushe, relative to Minister s- 

„ the Trustees have no interference with, but presume that the House will 
nemeive that said Campbell lias been unwilling to pa, any of these local charges, 

En Zvdled by legal proceedings, and by his example has induced others ... Bimi- 
lar way \o resist payment of church eess, though strangely charging the Trustees 
of St George’s Church now with culpability for allowing arrears to accrue, which 
the most urgent demands to obtain from him and others, notwithstanding repeated 
nromises on his and their part to discharge same, the Trustees are informed by 
C Churchwardens they cannot obtain from him and others ; and having from 
time to time obtained for the Churchwardens the opinions of the Attorney-general 
faUhe various times when with regret the Trustees were compelled, as at present 
to take legal steps) as to the best mode of proceeding, and which, under said 
advice s now pending before the Chairman of Kilmamham ; the Trustees pre- 
sume to say, tha P t said Petitioners have endeavoured to mislead your Honourab e 
House bv wilful misrepresentations of their accounts, falsely stating that the said 
Trustees had exceeded the powers given to them, and without the cognizance 01 
sanction of the Parish, and which on reference to the accounts transmitted in pur- 
suance of your order, by the Trustees, as well as this their reply to the Petition, 
they trust U will fully appear to your Honourable House that said Prt.tion is 
frivolous and vexatious, and unjustly reflecting- on the present Board of Tiustees, 
as well as on the memory of their predecessors in office as Trustees (but few of 
which original Trustees at present remain at their Board), who mu’ 
documents, &c. in their possession, they presume to say have faithfully and dili- 
gently discharged the duties of their appointments, whilst the Petitioners resist 
payment of those local charges attaching to their respective concerns, “d which 
Ft Tas their duty to have inquired into on their coming into possession of 

““ In conclusion, the Trustees beg to state, that the actual expenARure mcurte^ im - 
building said Ch«»h. (including 

"p«nt and J beautiful Parish Church, 

would fully justify such an expenditure), and not to that of 90,000 L as 1 sta .tea y 
said Petitioners : the further ‘sums disbursed by Trustees have been expended m 
payment of interest on money borrowed, amounts to the sum 0 3, 7 . ( t[ j 

Ld instalments to Board of First Fruits, and debentures paid off, ^mounti, to he 
sum of 1 0 8 1 8 1. 2s. ; as will fully and in detail appear from the Accounts wnicn 
have now been forwarded in eomplianoe with the order of your Honourable Hou , 
and to which said Trustees beg to refer ^ ^ 3^ 

James Edmiston, 

Clerk to Trustees. 



- (*0 - 

Board Room, St. George’s Vestry, December 3 i, 1831. 

pared agreeably to said order, which the liu • , > 1 _’u ai . p . es made by 

tion be found to be a full refutation of the severaim & j . Q f 

certain Petitioners of St. ’George’s Parish, on which was founded 
the Honourable House. Morris O'Reilly, 

Cb nirman. 



No. 1. — Statement 
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ACCOUNTS RELATING TO THE 



N). i.— STATEMENT of the 
St. George, in the County 
being the day the Trustees 
46 Geo. 3. 



Receipts and Expenditure for the Building of the Church of 
of Dublin, by the Parish, from the Year 1801 to the 5th August 1806 
first entered upon their Trust, under the authority of Act of Parliament 



RECEIPTS : 







£. 


s. 


d. 


£. 


s. 


1801 


To Cash received from the Treasury, being amount of Grant per 












Act of Parliament ------- 


•5,000 


- 


- 








Deduct Poundage and Pells - 


150 


~ 




4.850 


- 


1802 


- Interest received this year on balance in hand - 


205 


_ 


. 






1803 


- Ditto - - ditto - - ditto - 


107 


3 


10 






1804 


- Ditto - - ditto - - ditto - 


93 


7 








1805 


- Ditto - - ditto - - ditto - 


5 


7 


4 


410 


18 




- Cess applotted by Vestry from 1799 to 9th April 1804, re- 












ceived per Major Favierre’s account - - - - 

- Cash received from Rev. C. C. Berresford, being his propor- 


' 




" 


898 


3 




tion of main sewer of the Church ----- 


- 




- 






1806 


- Cess received by Churchwarden Farren, per his account 


- 




“ 


1,321 


1 










£. 


7,540 


3 



EXPENDITURE: 



from 1 801 to the 5th August 1 806, by the Minister, Church- 
wardens and Parishioners ------ 



Deduct Accounts, part of the above, remaining unpaid 
to be discharged by the Trustees ; viz. 

Due the Treasurers, Rev. C. C. Berresford and J. C. Berres- 
ford, esq. - -- -- -- -- 

- Francis Johnston, esq., architect - - - - - 

- Leland Crosthvvaite, timber ------ 

- Finlay Alder, - - ditto 

- John Mallet, lead -------- 

- Richard Mallet, smith ------- 

- Stewart and Co., Portland stone ----- 

- Edward Smith 

- Luke White, esq. - loan 

- Alderman Carleton - ditto 

- John Allen, esq. - ditto 

- Colonel Handheld - ditto 

- John Lynan, esq. - ditto 

- R. M. Fraser, esq. - ditto 

- Captain Read - ditto 

- J. C. Berresford, esq. ditto 



£. too - - 
too - - 
too - - 
too - - 
too - - 
too - - 
too - - 

too - - 



2,146 

191 

152 

150 

52 

13 

264 

14 



s. d. £. s. d. 
11,116 4 11 



1 11J 

- 9 
10 - 

15 11 2 

18 11 5 
18 11 i 
3 10 A 

- 3 



Less balance of cash in hands of, Church- 
warden Farren - 
Due from Alderman Darley - 



800 - 

3>785 10 8i| 



209 8 9 £ 



3>57 r > 



£. 7,540 3 
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No. 2i — STATEMENT of the Trustees for the Building of the Church of St. George, iu the County 
of Dublin, from their Appointment by Act of Parliament 46 Geo. 3, to the 1st October 1831. 



RECEIPTS: 



t 














Debentures & Loan. 


Sale of Pews, 










Rent of Vaults, &c. 






TO Amount of Debentures issued pursuant to an 








1807 


Act of Parliament 46 Geo. 3, bearing In- 


£. s. d. 


£. s. d. 


£. s. < 1 . 




terest at 6 per cent, per annum 


14,000 - - 









- Church cess received to Easter 1808 


. 


- 






- Church cess received to Easter 1809 


. 


_ 






- Board of First Fruits, received loan to be 










repaid by instalments, free of interest 










- Rent of vaults received from the Excise for 










one year to the 1st December 


- 








- Church cess received to Easter 1810 


. 






1810 


- Received from sale of pews by auction, in part 


. 








- Rent of vaults, received one year to 1st Dec. 


. 


284 7 6 






— Church cess, received Easter 1811 


. 






181 1 


— Free grant from the Board of First Fruits - 


- 








- Board of First Fruits, received on account of 










second loan ------ 










- Received on account of sale of pews - 










- Rent of vaults, one year to 1st December - 


- 









- Church cess, received to Easter 1812 


- 






1812 


— Received on account of sale of pews, balance 


. 








- Rent of vaults, one year to 1st December - 


- 









- Church cess, received to Easter 1813 


_ 




i ,091 - 6 


1813 


- Board of First Fruits, received remaining 










part of second loan - - - - 











- Rent of vaults, received half-year to 1st 














. 


__ 




-- Church cess, received to Easter 1814 


_ 




” 1 ,253 7 8 


1814 


- Debentures issued pursuant to Act of Par- 










liament 54 Geo. 3 - 


8,500 - - 





— 




— Rent of vaults, received one year to 1st Dec. 




284 7 6 


— 




— Church cess, received to Easter 1815 


. 


_ 




1815 


- Rent of vaults, received half-year to 1st Dec. 


- 








- Church cess, received to Easter 1816 


_ 




1,318 18 7& 


1816 


- Rent of vaults, one year to 1st December - 


_ 


284 7 6 


— 




- Parish cess, received to Easter 1817 - 


_ 


. 




■817 


- Church cess, received ending Easter 1818 - 


. 


- 


1,671 - 8 




- Rent of vaults, received one year to 1st Dec. 


. 






l8l8 


- Church cess, received ending Easter 1819 - 


_ 




1,886 1 8 




- Rent of vaults, nine months to loth October 


_ 






1819 


- Clinch cess, received ending Easter 1820 - 


_ 




1 ,720 3 2 




- Rent of vaults, received one year to loth Oct. 


_ 


184 7 6 




1820 


— Church cess, received ending Easter 1821 


_ 


_ 


2,032 7 3 J 




- Rent of vaults, one year to 10th October - 


_ 


184 17 6 




1821 


- Church cess, received ending Easter 1822 - 


_ 


. 


1,847 1 10 




- Rent of vaults, one year to 10th October - 


- 


181 19 - 




1822 


- Church cess, received ending Easter 1823 - 


_ 




00 

0? 

cr 




- Rent of vaults, quarter year to 5th January 


_ 


46 1 10} 




1823 


- Church cess, received ending Easter 1824 - 


_ 


_ 


2,193 4 11 


1824 


- Church cess, received ending Easter 1825 - 


- 


_ 


2,063 3 4 


1825 


- Church cess, received ending 31st Decern- 










ber 1825 


- 


- 


1,561 15 = 




Irish - - 


32,500 - - 


8,826 - 11 


28,583 4 1 £ 




To British, at par - 


30,000 - - 


8 ,U 7 « 6 


26,384 9 ni 


1826 


- Church cess, received ending Easter 1826 - 


_ 




352 - 4 




- Cluirch cess, received ending Easter 1827 - 


_ 


_ 


1,768 14 8 


1827 


- Church cess, received ending Easter 1828 - 


_ 


, - 


1,921 1 4 


1828 


- Church cess, received ending Easter 1829 - 




- 


1,814 16 11 


>829 


- Church cess, received ending Easter 1830 - 


- - - 


- 


1,792 3 8 


1830 


- Church cess, received ending Easter 1831 - 


_ 


- 


1,790 14 - 


1831 


- Church cess, received ending 1st October - 


. 


- 


1,091 3 4 




£. 


30,000 - - 


8,147 2 5 


38,915 4 ni 
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ACCOUNTS RELATING TO THE 



1806 I 

1807 
1 8n8 

1 809 



1810 

181 1 



EXPENDITURE: 



BY paid sundry Accounts due by the Parish, previous to the 
appointment of the Trustees, per Account £• ^ s. «• 
marked No. 1 ----- 3 , 57 ® 111 

- less remaining due to J. Allen, esq. 



- Incidents - 

- Alderman Dailey, stone-cutter 

- Incidents ----- 

- M. 8c A. Williamson, carpenters 

- Alderman Dailey, stone-cutter 

- . 1 . Cockburn Sc Son, ditto - 

- M. & A. Williamson, carpenters ■ 

- F. Johnson, architect - 

- Incidents - 



- John Mallet, plumber 

- M. Sc A. Williamson, carpenters - 

- Richard Mallet, smith 

- J. Cockburn Sc Son, stone-cutters 

- Ed. Smith, stone-carver 

- Thomas Ring, plasterer 

- Ed. Clooney, slater - 

- Philip Dooley, mason 

- G. Stapleton, stucco-worker 

- J. M'Dowall, excavating 

- Incidents - 

- Francis Johnson, architect 

- G. Hunter, copper-smith 



- F. Johnson, architect - 

- M. Sc A. Williamson, cavpentcrs - 

- R. Mallet, smith - 

- J. Cockburn Sc Son, stone-cutters 

- E. Smith, stone-carver 

- J. Steward, wood-carver 

- P. Dooley, mason - 

- G. Stapleton, stucco-worker 

- G. Hunter, copper-smith 

- Incidents - - - - - 



- Board of First Fruits, paid instalment 

- M. & A. Williamson, carpenters - 

- R. Mallet, smith - 

- J. Cockburn & Son, stone-cutters 

- E. Smith, stone-carver 

- J. Stewart, wood-carver 

- G. Stapleton, stucco-worker 

- F. Johnson, architect 

- Incidents - 



- Board of First Fruits, paid instalment 

- N. Walker, glazier - 

- M. & A. Williamson, carpenters - 

- R. Mallet, smith - - - - 

- J. Cockburn Sc Son, stone-cutters 

- E. Smith, stone-carver* - 

- J. Smith, ditto - - - - - 

- J. Stewart, wood-carver - 

- Richard Stewart, ditto - 

- Philip Dooley, mason - 

- G. Stapleton, stucco-worker 

- T. Ganley, painter - 

- F. Johnson, architect - 



- 2,873 19 

37 9 

- 427 10 


1 Ci'O 


- 2,705 15 
869 - 


2 


- 


- 450 - 


4 i 


201 2 


6 


22 15 


- 


lent 278 15 


- 


- 1,062 19 


9 J 


410 8 


1 i 


170 - 


8 5 


- 3.550 12 


3 


210 12 


- 


15 2 


11 


- 230 19 


5 


700 - 


3* 


200 - 


- 


42 18 


5 l 


30 12 


3 


- 755 5 


3 


292 18 


2 \ 


- 175 16 


- J 


- 1,221 6 


5* 


100 - 


- 


- 1,109 14 


10 


40 - 


— 


85 - 


- 


81 14 


8 \ 


262 1 1 


7 


7 7 




22 13 


3 


. 


_ 


- 906 5 


- 


- 215 14 


10 


- 1,820 9 


10 J 


98 5 


- 


201 12 


- h 


- 275 3 


2 


- 352 4 


7 


27 12 


5 h 


. 


. 


- 109 17 


10 l 


- 1,631 18 


4 


80 - 


3 


- 983 11 


2 


43 15 


- 


12 - 


- 


45 2 


4 


72 10 


10 | 


7 18 


9 


51 6 


- 


40 - 


- 


320 10 


3 


3i - 


11 




3.47° 

6 



3,338 19 3 i 



4,527 8 - J 



7,672 9 8 



- Board of First Fruits, paid instalment ■ 



3,106 3 '“1 



3,897 6 11 J 



3,429 to 11 J 
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Expenditur e — continued. 



BY paid M. 8c A. Williamson, carpenters - 

- P. Cockburn, stone-cutter - 

- J. Smith, stone-carver 

- R. Stewart, wood-carver 

- F. Johnson, architect - 

- Incidents - 



£. s. d. 
697 1 9 

1.399 19 3 i 
11 .7 9 
30 - - 

30 10 si 
29 8 -i 



Board of First Fruits, paid instalment 

M. 8c A. Williamson, carpenters - 

J. Mallet, plumber - 

R. Mallet, smith - 

P. Cockburn, stone-cutter - 

R. Stewart, wood-carver - 

G. Stapleton, stucco-worker - 

T. Ganley, painter - 

L. Commins, paving - - 

Bill of costs obtaining Act of Parliament, 

54 Geo. 3 

F. Johnson, architect - 
Incidents 

- Board of First Fruits, paid instalment 

- R. Mallet, smith - 

- E. Clooney, slater ... - - 

- G. Stapleton, stucco-worker - 

- T. Ganley, painter - 

- F. Johnson, architect - 

- Thomas Faris, bill of costs - 

- Incidents ------- 

- Board of First Fruits, paid instalment 

- R. Mallet, smith - - - - - 

- F. Johnston, architect - 

- Incidents - - - " " 

- Board of First Fruits, paid instalment - 

- R. Mallet, smith - 

- Incidents ------ 

- Board of First Fruits, paid instalment 

- Incidents ------ 

- Board of First Fruits, paid instalment 

- Incidents - - - 

- Board of First Fruits, paid instalment 

- P. Cockburn, stone-cutter - - - 

- Incidents ------ 

- Board of First Fruits, paid instalment 

- Incidents - - 

- Board of First Fruits, paid instalment - 

- M . 8c. A. Williamson, carpenters - 

- Incidents ------ 

- Board of First Fruits, paid instalment - 

- John Allen, due by committee of parish 

- M. 8t A. Williamson, carpenters - 

- Incidents ------ 

- J. W. Read, burial-ground - 

- Incidents ------ 

- Board of First Fruits, paid instalment 

- Debentures paid off this year 

- Board of First Fruits, paid instalment - 

- Incidents ------ ' 



3,223 14 11 
53 15 4 
515 9 7 h 
1,707 6 7 J 
166 5 - A 

59 18 3 l 

250 - - 
13 I 0 ~h 

710 16 7 
223 1 t 
62 9 8 



407 1 2 1 
24 19 6 
332 - 2l 
381 15 - 
66 G 3 
4172 
13 11 - 



100 - 


- 


15 14 


8 


17 7 


5 


84 13 


9 h 


10 1 


7 


24 14 


10 £ 


26 10 


8 


200 - 


: 


49 17 


92 


- 151 12 


4 


20 1 


n 


- 433 2 


- 


9 <> 


“ 



94 *5 4 i 
4* 13 5 h 



249 1 7 9i 



Irish Currency - - - 



| By British, at par 



89 16 3 
41,268 3 7 
38,093 14 3 
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8 ACCOUNTS RELATING TO TllE 





Expen diture — continued. 


COST 

OF BUILDING. 


REPAYMENT 

LOAN. 


1826 


BY Board of First Fruits, paid instalment - 


£. 5 . d. 


£. 5 . d. 

121 2 0 


1827 


- Incidents - - - - - - - - - - 

- Debentures paid off this year, Irish 950/. - - British 


8 8 6 




- Board of First Fruits, paid instalment ----- 


- 


Id 2 l 


1828 


- paid cost of organ - £.788 13 6 

- Incidents - - -- -- - 43 21 

- Board of First Fruits, paid instalment - - 


83 > >6 7 




i 

1829 


— paid for organ-gallery and fitting-up - - 209 13 4 

— Incidents - - - - - - - 22 119 

— Board of First Fruits, paid instalment - - 


232 5 1 






- paid for clock and fitting-up - 354 13 5 

- Incidents - - - - - - - 74141 

- Board of First Fruits, paid instalment - - 


429 7 6 




1831 


- paid remainder of clock, and fitting-up in 

steeple - 157 l 5 6 £ 

- Incidents - - - - - - -1651610 

- Board of First Fruits, paid instalment - - - - , 


3 2 3 12 4 ! 




— Debentures paid oft" to 1 Oct., Irish 1,500/. - - British 


- 


>.384 12 3 1 




- Incidents to 1 Oct. - -- -- -- - 


27 12 - 




£. 


39.948 16 3 i 


to, 818 2 - 



No. 3. — GENERAL ACCOUNT of the Trustees for the Building of the Church of St. George. 



RECEIPTS: 



1806 

1814 

1809 
181 1 
1813 



TO Amount of Debentures issued pursuant to Act of Parliament 

46th Geo. 3, bearing 6 per cent. Interest, subsequently £. 
reduced to 5 per cent. - 14,000 

- Amount of Debentures issued pursuant to Act of Parliament 

54th Geo. 3, bearing 6 per cent. Interest, subsequently 
reduced to 5 per cent. 

- First Loan received from Board of First Fruits, to be repaid by 

instalments, free of interest ______ 

- Second Loan received from Board of First Fruits, to be repaid 

- Third Loan received from Board of First Fruits, to be repaid 

as above - - - _ _ _ . 1 



8.500 
5.000 

3.500 

1.500 



Per Account marked No. 2 - - Irish, £. 32, , 



,500 



uiiumiL leteiveu iiorn sale ot pews, rent ot vaults, and fre 

Irish) from the Board of First Fruits, per Account No. 2 - 

• Church Cess received from the year 1807 to the 1st October 1831, per 
Account No. 2 - 0 ’ ^ 



EXPENDITURE: 



BY P “marked t No b " ild '“? Ch " roh ’ _ Cemeto >'- °>S an . Clock, per Account 

” Pa i9,°i8iT?8"! BritSh b p”rX{o a mt to } e P aid off ’ 

- paid Interest on Debentures, from the year 1807 to October 1st 1831 - 

- Balance in the hands of the Treasurers, the Bank of Ireland - 



30,000 

8,147 

36,915 



2 5 
4 2 £ 



75,062 6 7 £ 



£. s. d. 
39,946 15 3 1 

10,818 2 - 
23,671 1 1 2 



Dublin, 1 
3d December 1831./ 





74,435 18 5 


- 


624 8 2 1 


£. 


75,062 6 7 h 



John Morgan, 

Public Accountant. 
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STATEMENT of the Church Rate and Ministers’ Money, for the Parish of 
Saint George, in the County of Dublin. 







MINISTERS’ MONEY. 1 


CHURCH RATE. 


1 806 - 1 


731 Houses 


from 1 s. to 3 1 . 


from 1 s. to 6/. 


1810 


731 Houses 


from 1 s. to 3 /. 


from 1 s. to 6/. 


1815 


1,060 Houses 


from 1 s. to 3 /. 


from 1 s. to 9/. 


1828 


1,376 Houses 


from is. to 3/. 


from is. to 9 1 . 
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Relating to the Building, &c. of the Parochu 
Church of St. George, in the County of Dublin. 




